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1, The following table gives the total preduction cf the Main Department Lor 
Shipbuilding (HV Sch sffbau) for the first quarter of iybl, as a perceniage 
of the planned production. 


Plan lumber tem Prodaction 
x First Guerter 1957. 
6 23 110 Fishing seiners ee 
hé 13 130 Wooden cutters 21.6 & 
h6 13 10 Lug pers 5769 
46 13 400 Special boats Q 

h6 13 619 Sport boats 152.9 & 
L6G 13 620 Life boats 7220 5 
16 13 990 4scellaneous shipbuilding preduction 5.3 3 
21,18 990 Parts for power units ' 92,9 o 
2119 200 © Diesel motors 53.8 % 
23 99 190 Appliances LOhoh 
26 12 190 Net winches 78.3 
29 91 330 Ship repairs 1S. % 
39 95 100 Sub-contrect work for siripbuliding 83.5 
7? 13 110 Forged steel pieces 231 S 
h7 13 120 Castings 104.6 3 
19 99 300 Jamos and Lanterns 95.6 % 
81 12 110 Coniferous lumber Ba.9 % 
31.15 000 furniture 652.9 3% 


2, The following reasons are lis ted for non-fulfillment, of euetaS: 


L6 13 Lo a. jack of materials: 

deiner 555 P30 0 % capiee 
Sesner 556 mo ae couplet: 
Seiner 557 3. OS compl eb. 
Seiner 558 75.0 S complet..:, 

b. Closing of the Spandau Locks: 

Seiner 5S): 95.9 % completes 
Seiner 62h 96.0 © somplet, st 
seiner 625 é.0 3 samy lets 
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Plan Nomber 


ACR ne Re 


46 13 120 


43 13 130 


43 13 140 


46 13 499 
46 13 620 
4G 13.990 
2118 990 
21 90 200 


26 12 190 
49 99 300 
83 11 119 


CENTRAL SNPELLIGHIRCEN AGENCY 
po , 


Fereduction First 
guarter 1952 


e,. Second coat cf naint on the keel: | 


Seiner 541 99.9 % completed 
Ssinor 623 99,0 % completed 
Seiner 552 99.8 % completed 
d. Defeetive motor (dismounted for 
overhauling): 
Seiner $53 97.0 % completed 


The production sf composition cutters was 110 ver cenit of the 
planned productions rroduction of the 140 small boats has not 
yet been atarted (they will ve butlt on a production line basis). 


a. Delays because of ive conditions 
(in the Daltic Sea)s 


Lugger 147 93.0 & completed 

Luger 148 91.0 % completed 

Luger 149 90.0 % completed 
b. Retouching the ~aint on the keels 

Lagrer 230 100.0 % eoupleted 
e, Glosing of tho Srendau locks: 

lugger 231 89.0 % completed , 
d. lack of materials: 

Lugrer 470 95.0 & completed 

lugger 471 . 1.5 % commleted 


Not started yet. 

Lack: of materials (lumber). 

Laces of contracts. , 

Lact: cf ball bearings and refined steel. 

Lack of erankshafts from the West (Edelatahlverke Disseldorf) 
and ball bearings. 

Lack of castings. — 

Lack of ring burners (from the West). 

Insufficient material. 


Certain details on individual plants: 


a. Volksverft stralsunds 


Reparations productions 69.2 % of plan 


be 


Ce 


Yachtwerft Berlin: 


Revarations rroduction: 206.0 % of plan 
Schifswerft Wiamar: 
Reparations production 62.0 % of plan 


The following reasors are given for the non-fulfillment of the reparations quote 


at Wismars 


Object Derbient. ~ Changing of the ty e o- drive (Anderung der ‘efahrenklasse}, 


Object Medershy ~ 


ottaining of additional cable (Vest}, rudder machina unit 
(West), delayed recuest for an all-vave-length reeoiver (West). 
Ae of 4 Avx'l 1951 ~ 95.5 % eonpleted. 


Late docking from the Nentun-Verft, Jelayed delivery of the 
loading and wineh motors. As of 4 Arril 1951 - 99,0 % completed. 
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GENTOAL TITLE NCE A\GUNCY 


. ie a 


ad. VVB Restoek: 
Reparations production 25.0 <0 of plan 


6, VVB Nochseeschiffbau: 
Rerarations rroduction 139.9 S of plan 


The reparations priductioa plan at Warneminde was more than Pulfilie’ on a 


reparations value basis, 


but not on a target basis. the ships Lenkeran and 


Karolia, part of the 1950 plan. are still in the shipyard. 


Object Ienkoran - Postnonement of deadline because cf the Gefahrenklasse Ig, 


dei nys 


on deliveries from sub-contractors (est), new requests 


from the construction surveyors. As of 4 Arril 1951 ~ 9, % 
completed. . 


Object Karelia —~ Deloyed clarifieation cf srecifications (by the Sovie+ Control 


Commission), extensive changes in the bilge system, additional 
buliding in cf 110 tons of ballast. js of 4 April 1951 ~ 
95.0 3 eonpleted, 


The total number of employees in the Main Denartment of Shi-jiouilding ia as 


follows: 


Janvary : 32,948 
Februaryt 34,542 (5,837 women) 


Hareh 


t 34,343 (5,168 women) 
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